UNIT  CONSTRUCTION  COSTS
1519
Excavation—Type No. 6
This class covers excavation made with plows, slips, fresnos, and in some cases powder.    The haul was over 100 ft.
NUMB Kit
8121
8301
8307.02
8401
8001
8715
SSH)
N.VMIS OF ACCOUNT
TOTAL COST      Cu. YD.
Roaster dust chamber............................         $1 112 83
Revcrberatory plant. Oil-fired boilers.. Converter plant.
Chimney........
Machine shop... Warehouse......
1,477.66
73.60
5,731.11
367.05 1,941.11
996.08
$11,699.44
1,194
1,890
97
6,330
597
1,765
1,287
COST PER
Cu. YD.
$0.93
0.78
0.76
0.91
0.61
1.10
0.77
13,160        $0.89
Excavation—Type No. 7
These arc* nuMeelhinoouH jobs whore a variety of methods were used.
NUMHKK                                NAME OF ACCOUNT                               TOTAL COST
7301         Yard tracks and indue trial system..................     $35,566.00
8901          Dcsrrieke and eonntruction equip....................             30.32
8005.01   rctrmiiuont outside lighting.........................             17.87
8952         Kmployttti quartern................................           401.63
NO(U         Stcmrn boating inntallation.........................           166.36
901 (»         Power hoiiHQ water pipe............................         1,485.34
9017.1      Feed water healing plant..........................           157.19
Cu. YD.
55,405
41
21
318
228
2,406
266
COST PER
Cu. YD.
$0.64
0.74
0.85
1.26
0.73
0.62
0.59
Total,
$37,824.71         58,685        $0.64
Excavation—Type No. 8
This <?hi88 covcrn excavation made with picks, shovola, wheelbarrows and carts.    A large portion of it wus windlawHsd from d(.;«p pita.
NUMBKIC                                  NAME OF ACCOUNT                              TOTAL COST    Cu. YD.    _.   Txr
Cu. YD.
7401         Hcscmvirig Wn»......................................     $2,342.27         1,428       $1.64
Excavation—Type No. 9
This cnwrs back filling and tamping in 4 to 5-in. layers. NUMIIKU                            NAME OF ACCOUNT
8301.01   Keverburatory plant...........................
8307.04   Kflvnrh. boilor building.. .*.....................
K41(l. 2     Loading platform.............................
t)0f>0. 01   Cooling tower................................
....................         $2,755.55
....................             548.10
....................               67.85
....................           1,395.20
....................         $4,766.70
Total excavation................................     $103,351.08
Total.
TOTAL COST        Cu. YD.
3,679 972 129
2,415
7,195 131,371
COST PER
Cu. YD.
$0.75
0.56
0.53
0.58
$0.66 $0.79...................,..,........          0;!4,74           t»;»I         0,!>7
